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1. PURPOSE: 


To design, fabricate and install in Thor - Agena satellite vehicles an 
improved 196]. CORONA payload as a follow on to the CORONA and CORONA Prime 


programs. 
2, DESCRIPTION OF WORK OR SERVICES REQUIRED: 


The 1961 CORONA program covers modifications of the CORONA Prime camera and 
film transport towards greater payload reliability in 6 firings to be 
scheduled during Calendar Year 1961. This work will be performed by Lock- 
heed with ITBK and General Electric as spubenntractors. The fabrication of 
the camera will be subcontracted by ITEK to Fairchild which will construct 
the camera and related accessories under IT&K's design. General Electric 
will manufacture the nose cone. Eastman will supply and process the film. 


3. EXPECTED ADDITIONAL OR RELATED WORK OR SERVICES: | 
None 
4, TOTAL ESTIMATED COST: 
The prime Seneneecer has estimated the cost of the program 4s follows: 
Generél Electric 
ITEK 


Lockheed. 
Eastman 


25X11 


BATS: de Gb te anne 


It is anticipated that the entire cost = a fees be will, if necessary, be 


born by the DOD. However, an item or has been proposed for the CIA 25X41 


FY et to apply ageinst the cost of the program. This is in addition 

to for FY 1961 and for FY 1962 proposed as budget items to 
suppor NA and CORONA Prime. e cost of Eastman's services in the 1961 
CORONA program can be covered by these latter sums totaling a 25X1 


5. DELIVERY SCHEDULE OR PERIOD OF PERFORMANCE : 


Work will start immediately and will be scheduled for completion during the 
summer of 1961. 


6. REMARKS: 


Approval is requested to obligete funds to cover firm costs in accordance ~ 
with paragraph h to the extent such funds are made available to the Agency 
by the DOD. Pale. 25X14 
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Chief, Development Branch, DPD 
Authorized DPD-DD/P Requester 


CONCURRENCE : 
25X1 
WILLIAM 
“Colonel, USAF 
Aeting Chief, DPD-DD/P 
APPROVED: or RECOMMENDED FOR APPROVAL: 
25X1 


RICHARD M. BISSELL, JR. 
Deputy Director (Plans) 


7. CONDITIONS OF APPROVAL: 


25XT cu/op/oev-po/e{ | 


Distribution: 


Copy 1 - Contracts/DPD 
2 - DD/P 
3 - AC/DPD 
4 - cH/DB/DPD 
5 - Comp/DPD 
6 - RI/DPD 
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